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15  jTuijr  19U3. 


Th*  flrat  trawler  #111  (Anarlcon  AM-I38]  h4*  completed  all 
teata  ar\d  1^  undergoing  combat  preparation  by  our  crew  in  iT 
Feteraburg^  On  21  Jvly  it  «ntera  th&  atilpyard  for  tnetallatlon 
of  range-finder  and  [1  group  unre covered J  Oerl ikons,   (It  haa 
been  f limXly  agreed  that  each  ahlp  shall  be  equipped  with  8 
Oerllkona  inatead  of  the  original  4),  All  work  will  be  eon^}l$ted 
27  Jiily* 

On  10  Jul7  our  flag  waa  raised  and  the  orew  jnoTed  Into  the 
ae<^ond  trawler  #112  (AII-139).  Amiaiient  la  riow  being  tea  ted,  it 
will  go  to  Eejr  Veat  for  dAgauaain^  teat,  on  23  July  it  enters 
the  shipyard  for  the  eafta  work  &b  the  first,  on  3  Auguat  It  will 
be  handed  over  oompleteiy. 

The  third  trawler  #113  (AII-l4o)  waa  tested  In  action  12 
July,  a  control  run  will  be  necessary » 

The  fourth  trawler  #114  (AM-lUl)  atarts  nooring  teate  on 
19  July, 

On  13  July  our  flag  waa  raiaed  on  the  firat  large  aub«aarine 
chaaer  SC  1£33  and  the  crew  ouved  In,  Oh  IS  July  it  goes  to  Kiani. 

The  flecond  SC  1£8M,  after  official  teata^  left  »orfollr  11 
July  for  Hlaai 

(60  groups  wirecovered] 
subBt&rine  chaaera*^ 
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